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RED WILLOW DAM, NEBRASKA 


WEDNESDAY, JUNE 22, 1955 


UNITED STATES SENATE, 
SUBCOMMITTEE ON IRRIGATION AND RECLAMATION OF 
THE COMMITTEE ON INTERIOR AND INSULAR AFFAIRS, 
Washington, dD. c. 


The subcommittee met at 10:10 a. m., pursuant to call, in room 224, 
Senate Office Building, Hon. Thomas H. Kuchel, presiding. 

Present: Senators Kuchel, California; Millikin, Colorado; and 
Watkins, Utah; and Anderson, New Mexico. 

Also present: Stewart French, chief counsel and staff director; 
Goodrich W. Lineweaver, Elmer K. Nelson, and Platt Wilson, com- 
mittee assistants on reclamation; and N. D. McSherry, assistant chief 
clerk. 

Senator Kucuext. The meeting will come to order. 

I have been delegated by Hon. Clinton Anderson, Senator from New 
Mexico and chairman of the Subcommittee on Irrigation and Recla- 
mation, to act as chairman, by reason of his required attendance at 
another committee. 

Senator ANDERSON. Maybe I just ought to say that you can never 
tell when the Atomic Energy Commission, these days, is going to have 
to have a full-scale hearing, and this day is one of them, again. 

Senator Kucuge.. With Senator Anderson’s permission, I will call 
the meeting to order. 

The first item on the agenda this morning is 5. 1195, to authorize 
construction of Red Willow Dam, Nebr., by the Bureau of Reclama- 
tion, instead of by the Corps of Engineers. The bill is offered by 
Senators Curtis and Hruska of Nebraska. 5S. 1194 will be inserted 
in the record at this point. 


[S. 1194, 84th Cong., Ist sess.] 


4 BILL To provide for construction by the Secretary of the Interior of Red Willow Dam and Reservoir, 
Nebraska, as a unit of the Missouri River Basin project 


Be it enacted by the Senate and House of Representatives of the United States of 
{merica in Congress assembled, That Red Willow Dam and Reservoir, Nebraska 
a unit of the Missouri River Basin project (Act of December 12, 1944, 58 Stat 
887, 891) shall be constructed, operated, and maintained by the Secretary of the 
Interior for the principal purposes of making available a regulated supply of 
water for irrigation and of assisting in the control of flood The Secretary shall 
cause this unit of the Missouri River Basi project to be ce ordinated and inte 
grated, physically and financially, with the other Federal works constructed 
authorized to be constructed under the comprehensive plans approved by section 
9 of the Act of December 12, 1944, aforesaid, as amended, and supplemented 


Senator KucHE.. Senator Curtis is present. Senator? 
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STATEMENT OF HON. CARL T. CURTIS, UNITED STATES SENATOR 
FROM THE STATE OF NEBRASKA 


Senator Curtis. Mr. Chairman, my appearance here is in behalf 
of Senator Hruska as well as myself. 

The bill that we have introduced does not call for a new authoriza- 
tion. This is not a new project. 

The Missouri River development, which proceeded from the Flood 
Control Act of 1944, called for the development of that river basin 
by the Army engineers and the Bureau of Reclamation. One of the 
important tributaries of the Kansas River, which in turn is a tributary 
of the Missouri River, is the Republican River Basin. That river 
extends—in fact, the Missouri as well as the Kansas and the Republi- 
can—from an arid and semiarid territory down to an area of ample 
rainfall. 

As a result, the many dams to be constructed throughout the entire 
basin were divided, some of them allocated to the Army and some to 
the Bureau of Reclamation. 

In the Republican River Basin, the Army engineers constructed a 
project in Harlan County known as the Harlan County Reservoir. 
Generally speaking, west of that was the jurisdiction of the Bureau of 
Reclamation. ‘They have already constructed, in that area, the 
Cambridge Dam, the Enders Dam, the Trenton Dam, and consider- 
able irrigation works in addition to it. 

As a matter of practicality, as a matter of convenience, as a matter 
of economical operation, the Red Willow Dam should be carried forth 
by the Bureau of Reclamation instead of the Army. It is located 
just a few miles, probably 15 or 16, from McCook, Nebr., where there 
is the district headquarters of the Bureau of Reclamation. 

The Army agreed to that. We introduced a bill which would in 
effect transfer Red Willow Dam from the Army to the Bureau. 

It is now developed that it will be an exchange of dams. Wilson 
Dam in the State of Kansas is now authorized to the Bureau, and it is 
to be transferred to the Army. It is my understanding that all of 
the interested departments, Interior, the Department of the Army, 
and the Bureau of the Budget, are agreeable to this bill. 

So if the committee will report it favorably—and I urge them to do 
so—it is suggested that the bill as introduced be taken with the lan- 
guage after the enacting clause being stricken out and the amendments 
as suggested by the departments inserted; because that makes the 
complete trade of 1 dam from the Bureau to the Army and 1 from the 
Army to the Bureau. 

I know of no opposition to this from any source. 

Senator Kucne.L. Thank you very much, Senator. 

Will the representatives of the Bureau of Reclamation discuss the 
costs involved? 

Senator Curtis. Yes. 

Senator Kucue.. Without objection, the record will remain open 
throughout tomorrow for receipt from the two Senators from Kansas 
of any stement thich they may care to make in support of your legis- 
lation. 

Senator Curtis. Mr. Chairman, there are a lot of very busy people 
around here, and I have nothing further to state unless there are ques- 
tions. The Bureau can supply the figures that you’re interested in 
and that I think should be carried in the record. 
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Senator KucHe.. Senator Millikin, do vou have any questions? 

Senator Miuurkin. [ have none. 

Senator Kucuen. The acting chairman is delighted to note the 
presence of the Commissioner of Reclamation, Mr. W. A. Dexheimer 
However, I understand that on this proposed legislation Mr. N. B. 
Bennett of the Bureau will be the witness. 


STATEMENTS OF NEWCOMB B. BENNETT, CHIEF, PROJECT DE- 
VELOPMENT DIVISION, BUREAU OF RECLAMATION; AND 
WILBUR A. DEXHEIMER, COMMISSIONER, BUREAU OF RECLA- 
MATION 


Mr. Dexueimer. That is correct, Mr. Chairman. 

Senator Kucnen. Mr. Bennett, will you proceed? 

Mr. Bennetr. Yes, Mr. Chairman. You have received the letter 
offJune 21, 1955, from Assistant Secretary Aandahl, giving the views 
of the Department of the Interior on this bill and transmitting with 
that letter a proposed substitute for S. 1194. 

Senator Kucne,. Which is the proposal that the Senator has 
offered to the subcommittee. 

Mr. Bennett. Yes, sir; that draft of bill has been approved by 
the Secretary, and I understand also by the Defense Department, and 
it has been approved by the Bureau of the Budget. 

Red Willow Dam was authorized to the Corps of Engineers in the 
1944 Flood Control Act. The original plan called for the construction 
of a dam which would create about a 46,800 acre-foot reservou, some 
14 miles above the junction of the river. 

Continuing investigations by both the Corps and the Bureau of 
Reclamation in connection with the Frenchman-Cambridge division 
of the Missouri River Basin project indicate that storage on Red 
Willow Creek would not only regulate floodwaters rising above the 
dam site, but could also provide a water supply for irrigation of about 
10,000 acres in the Red Willow unit of the Frenchman-Cambridge 
division. 

It is particularly important to note, Mr. Chairman, that the Red 
Willow Dam, as indicated on that map in gray, is practically in the 
middle of a system composed of the Medicine Creek Dam, Trenton 
Dam, and Enders Dam. The lands there in green and in cross- 
hatched blue are currently under irrigation as a part of the French- 
man-Cambridge division. The land in yellow just below Red Willow 
Dam cannot receive a water supply for irrigation without construction 
of Red Willow. The land in blue, under the Barkley Canal, is now 
receiving a water supply out of the combination of Enders and 
Trenton. But that is only temporary. As the yellow lands upstream 
come into development, the Barkley unit must rely upon Red Willow 
for its water supply. And it is essential that Red Willow be operated 
in conjunction with the other three reservoirs. 

It is estimated that Red Willow will cost somewhere between 7 
and 8 million dollars. Detailed investigations have not been com- 
pleted, so we cannot give vou an exact figure, but at the present time 
it looks like between 7 and 8 million dollars. The Corps of Engineers 
estimates that the annual flood-control benefits will be $176,000. 
We have not vet been able to estimate the irrigation benefits, although 
there are some 6,000 acres remaining there not yet irrigated. 
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A good part of the lands to be irrigated are already included within 
the Frenechman-Cambridge Irrigation District, although they are 
not within the present repayment contract with that district. 

Senator Kucue.. Is it contemplated that they will be? 

Mr. Bennett. We will have to have a contract with the district 
before we can serve them with water. 

Senator Kucuex. Proceed. 

Mr. Bennerr. Wilson Dam, which is not indicated on that par- 
ticular map, but is on the small one which you have before you, was 
authorized for construction by the Bureau of Reclamation in the 
same Flood Control Act of 1944. It is in central Kansas on the Saline 
River. 

At the present time, it looks like the dam would form a reservoir 
of about 559,000 acre-feet, the major part of which would be devoted 
to flood control. The Corps estimates there that the flood-control 
benefits would be approximately $800,000 a year. 

The cost of the structure would be approximately $15 million. 

We had originally contemplated irrigating about 18,000 acres near 
Salina, Kans., but our detailed investigations cut that to approxi- 
mately 2,200. Therefore, the flood-control aspects became para- 
mount in that reservoir. 

There is some possibility of irrigating about 20,000 acres in the 
St. George unit downstream, but that is by no means firm at this time. 

It is because of these two factors that it is believed advisable that 
the authorizations on these two reservoirs be switched. 

[ have no further direct testimony, Mr. Chairman. If you have 
any questions, we will be happy to try to answer them. 

Mr. Linewraver. Mr. Chairman, let me say that I have not vet 
been able to get in touch with Senator Schoeppel as to whether he 
has been advised of the proposal to switch the authorization of Wilson 
Dam in Kansas from the Bureau of Reclamation to the Corps of 
Engineers, but Senator Carlson’s office indicated that there was no 
opposition. I will notify Senator Schoeppel. 

Senator KucneL. We have here a question of jurisdiction which 
the bill contemplates correcting, and in which both the Department 
of the Interior and the Department of the Army join. 

Mr. Lineweaver. [| also want to say, Mr. Chairman, that I ad- 
vised the Public Works Committee, which is the successor to the 
Senate committee that reported out the Flood Control Act of 1944, 
of this hearing this morning and of this bill, so that there would not be 
any question of committee jurisdiction. 

Senator Kucuen. I am glad you did that, Goodrich. There will 
not be, and should not be, any conflict under that state of the record. 

The acting chairman will insert in the record the letter from the De- 
partment of Interior from Hon. Fred Aandahl and the letter from 
Hon. Robert T. Stevens, Secretary of the Army, both in support of 
the proposed language which Senator Curtis previously introduced, 
and the letter from the Bureau of the Budget. The proposed language 
will also appear in the record at this point. 
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DEPARTMENT OF THE INTERIOR, 
OFFICE OF THE SECRETARY 
Washington 25, D. ¢ 

My Dear Senator Murray: A report from this Department has been re 
quested on 8. 1194, a bill to provide for construction by the Secretary of the 
Interior of Red Willow Dam and Reservoir, Nebr., as a unit of the Missouri River 
Basin project. 

Construction of Red Willow Dam and Reservoir was proposed by the Corps of 
Engineers in House Document No. 475, 78th Congress, and was authorized by 
the Flood Control Act of 1944. The original plan called for the construction of a 
dam that would create a 46,800-acre-foot reservoir on Red Willow Creek about 
14.5 miles above its junction with the Republican River in Nebraska. Continuing 
investigations by both the Corps of Engineers and the Bureau of Reclamation in 
connection with the Frenchman-Cambridge division of the Missouri River Basin 
project indicate that storage on Red Willow Creek would not only regulate flood- 
waters rising above the dam site but could also provide a water supply for irriga- 
tion of about 10,000 acres in the Red Willow unit of the Frenchman-Cambridge 
division. Although about 6,000 of these acres are now being served on a temporary 
basis through facilities of the Frenchman-Cambridge division, permanent service 
to these lands and to the remainder of the area requires storage on Red Willow 
Creek and the construction of the other facilities mentioned below. Minor changes 
in the proposed storage capacity of Red Willow Dam and changes in its estimated 
cost since the project was authorized result in a need for reappraisal before 
construction, 

In order to make full use of the irrigation water supplies that would be made 
available by construction of Red Willow Dam, additional facilities, such as the 
diversion dams, canals, and distribution and drainage works contemplated for 
the Bureau of Reclamation’s Red Willow unit, would be required. It is believed 
that the construction and operation of Red Willow Dam and Reservoir should 
be coordinated with that of these closely affiliated facilities and that this can 
best be accomplished by assigning responsibility therefor to the Department as 
proposed in 8. 1194. 

Construction responsibility for the Red Willow Dam was originally assigned 
to the Corps of Engineers on the theory that the primary purpose of the dam 
was flood control. The primary justification for its construction must still be 
based on flood control, but the need for regulation of streamflow for irrigation 
and the need for coordination of its operation with that of the other features of 
the Frenechman-Cambridge division make it necessary that normal operation 
of the dam be for irrigation. 

A somewhat analogous situation has developed in connection with Wilson Dam, 
which was authorized for construction by the Bureau of Reclamation on Smol 
Hill River in central Kansas. In this case detailed investigations have revealed 
that a smaller acreage of land than was originally anticipated is actually suited 
for irrigation development. At the same time, it has been found that a reservoir 
at the Wilson site would be valuable for flood-control purposes. Representatives 
of the Department of the Interior and the Department of the Army have discussed 
the possibility of exchanging construction responsibilities on Red Willow and 
Wilson Dams. A draft of a bill in the nature of a substitute for 5S. 1194 which 
beth agencies feel will serve the desired purposes has been prepared. This draft 
is enclosed for your consideration, and we recommend its enactment. 

The Bureau of Reclamation has not vet calculated the costs and benefits 
involved in construction of the Red Willow unit but, based upon recently revised 
figures furnished by the Corps of Engineers and statements concerning the 
economic feasibility of the unit made by representatives of the Chief of Mngineers, 
we have reason to believe that the unit may be economically justified. 

The Bureau of the Budget has advised that there would be no objection to the 
submission of this report to vour committee 

Sincerely vours, 
Frep G. AANDAHL, 
Issistant Secretary of the Interior 
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DEPARTMENT OF THE ARMY, 
Washington 25, D. C. 
Hon. James E. Murray, 
Chairman, Committee on Interior and Insular Affairs, 
United States Senate. 

Dear Mr. CuHarRMAN: Reference is made to the request of the acting chairman 
of the committee for the views of the Department of the Army with respect to 
S. 1194, 84th Congress, a bill to provide fo1 construction by the Secretary of the 
Interior of Red Willow Dam and Reservoir, Nebr., as a unit of the Missouri River 
Basin project. 

The Department of the Army has considered the above-mentioned bill, the 
purpose of which is stated sufficiently in its title. 

The Red Willow Reservoir, to be located on a tributary of the Republican River, 
was authorized by the Flood Control Act approved December 22, 1944, as a Corps 
of Engineers project in the comprehensive plan for the development of the Mis- 
souri River Basin. As presently planned, the reservoir whould have a total! 
capacity of approximately 51,500 acre-feet, of which 25,000 would be allocated 
to flood control with the remainder available for irrigation and sedimentation 
storage. 

The Corps of Engineers has had under discussion with the Bureau of Reclama- 
tion the desirability of a change in authorization whereby the Bureau of Reclama- 
tion would undertake construction of Red Willow Reservoir. This transfer would 
appear appropriate in view of the current local desire in the area for irrigation and 
in view of the relatively small flood-control storage involved. These same dis- 
cussions have pointed to the desirability of the corps having authority to con- 
struct Wilson Reservoir on the Saline River, now under the jurisdiction of the 
Bureau of Reclamation. This latter reservoir, as presently visualized by the 
Bureau of Reclamation, would have a total capacity of 559,000 acre-feet, of which 
315,000 acre-feet would be allocated to flood control. The Saline River is a 
major flood contributor to the Kansas River and there is no other reservoir hav- 
ing a large-scale flood-control potential, existing or authorized, for this stream. 

In view of the foregoing, the Department of the Army recommends that 8. 
1194 be modified to provide both for the transfer of authorization of Red Willow 
Reservoir and for the transfer of Wilson Reservoir. Substitute language to 
accomplish this purpose is attached. The Department of the Army recommends 
adoption of the modified bill. 

The Bureau of the Budget advises that there is no objection to the submission 
of this report. 

Sincerely yours, 
Rospert T. STEVENS, 
Secretary of the Army. 


A BILL To provide for construction by the Secretary of the Interior of Red Willow Dam and Reservoir, 
Nebraska, and construction by the Secretary of the Army of the Wilson Dam and Reservoir, Kansas, 
as units of the Missouri River Basin project 


Be it enacted by the Senate and House of Representatives of the United States of 
America in Congress assembled, That the Red Willow Dam and Reservoir, Ne- 
braska, a unit of the Missouri River Basin project (Act of December 22, 1944, 
58 Stat. 887, 891) shall be constructed, operated, and maintained by the Secretary 
of the Interior for the principal purposes of making available a regulated supply 
of water for irrigation and of assisting the control of floods. 

Sec. 2. The Wilson Dam and Reservoir, Kansas, also a unit of the Missouri 
River Basin project (Act of December 22, 1944, aforesaid) shall be constructed, 
operated, and maintained by the Secretary of the Army for the principal purposes 
of flood control and assisting in making available a regulated supply of water 
for irrigation and low flow regulation. 

Sec. 3. Both the Secretary of the Interior and the Secretary of the Army shall 
cause these units of the Missouri River Basin project to be coordinated and 
integrated physically and financially, with the other Federal works constructed 
or authorized to be constructed under the comprehensive plans approved by 
section 9 of the Act of December 22, 1944, aforesaid, as amended and supple- 
mented. 

Sec. 4. Notwithstanding any other provisions of this Act, the Secretary of 
the Army shall, in the case of the Red Willow Dam and Reservoir, be respon- 
sible for flood-control regulation as provided in section 7 of the Act of December 
22, 1944, and the Secretary of the Interior shall, in the case of Wilson Dam and 
Reservoir, be responsible for the disposal of water for irrigation or space reserved 
for this purpose in accordance with the Federal reclamation laws. 
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EXECUTIVE OFFICE OF THE PRESIDENT, 
BUREAU OF THE BUDGET, 
Washington 25, D. C., June 21, 1955 
Hon. JAMEs EF. Murray, 


Chairman, Committee on Interior and Insular Affairs, 
United States Senate, Washington, ae By" 


My Dear Mr. CuarrMan: This will acknowledge your request of February 
25, 1955, for the views of this office on 8. 1194, a bill to provide for construction 
by the Secretary of the Interior of Red Willow Dam and Reservoir, Nebr., as a 
unit of the Missouri River Basin project 

This bill, if enacted, would have the effect of transferring from the Department 
of the Army to the Department of the Interior the former’s existing authority to 
construct Red Willow Dam. It is our understanding that such a transfer would 
not change the purpose of the project as authorized by the Flood Control Act of 
1944 (58 stat. 887-891). 

The Department of the Army, in a report which it proposes to submit to your 
committee on this bill, recommends its modification to provide also for the trans- 
fer of authorization of Wilson Reservoir to the Corps of Hngineers. The Depart- 
ment of the Interior likewise recommends this modification. 

Accordingly, there would be no obiection to enactmert of 8. 1194 with th 
modification recommended by the Department of the Army and concurred in by 
the Department of the Interior. 

Sincerely yours, 
DonaLp R. Betcuer, Assistant Director 


Senator Kucuen. Mr. Page, will vou proceed? 


STATEMENT OF CARTER PAGE, CORPS OF ENGINEERS, 
DEPARTMENT OF THE ARMY 


Mr. Page. Mr. Chairman, there is very little more that I can add. 

My name is Carter Page. I am Chief of the Planning Division, 
Civil Works, Office of the Chief of Engineers. 

There is very little I can add to what Mr. Bennett has said. We 
are in complete agreement with this. We feel, as he has pointed out, 
that the Wilson Reservoir would be a useful part of our flood-control 
plan for the Kansas. It is on the Saline River and is the only dam 
available to control that stream. 

So we concur in the proposed trade. 

Senator Kucne.. Any questions, Senator Millikin? 

Senator Miiuikin. Does this involve any interstate questions? 

Mr. Brennetr. No, sir. 

Senator MiLuikin. Is it necessary to consult with any other States? 

Mr. Dexuermer. No, sir. If the Kansas congressional delegation 
is agreeable to the change—and I have no reason to believe that they 
would not be—there is no question of interstate waters, or interstate 
problems involved in this, as I understand it, at all. It is just a 
question of who builds these reservoirs. 

Mr. Chairman, I think it would be appropriate at this point, if we 
could do so, to ask the Army representatives if they concur in the 
general estimated cost and flood-control benefits that we have used. 

Mr. Pace. Yes, I think we do, Mr. Dexheimer. You presented 
the flood-control benefits, and we estimated, ourselves, | believe, and 
the cost estimate presented by Mr. Bennett was also prepared by us. 

Mr. Dexuermer. I wanted that particularly, Mr. Chairman, be- 
cause we have not had a chance to study the costs or the flood-con- 
trol or irrigation benefits up to this time. 

Senator Kucugr,. On Red Willow? 

Mr. Dexnermer. Yes. Because we did not have authority to do so. 








Ss RED WILLOW DAM, NEBRASKA 


Mr. Lineweaver. Mr. Chairman, at the suggestion of Senator 
Anderson, last Friday afternoon Senator Millikin presided at a hearing 
on the Ainsworth project, and at that time the question was brought 
up as to the participation of irrigation units like Ainsworth and Red 
Willow in Nebraska in the Missouri River Basin power revenues 
beyond the ability of water users to repay and outside of flood-control 
benefits. The Ainsworth report has this paragraph, which would be 
applicable to these two units also, especially the unit being transferred 
to the Bureau of Reclamation: 

The Ainsworth unit is an integral component of the comprehensive Missouri 
tiver Basin project. A pay-out analvsis of the Missouri River Basin project as 
a whole discloses that there are sufficient basinwide net revenues to pay all the 
reimbursable costs, including those of the Ainsworth unit, in a period of time 
well within the useful life of the works 
I make this statement, Mr. Chairman, for this reason. At the hearings 
of the House Public Works Appropriation Subcommittee, in their 
report, members raised questions about initiating any other new con- 
struction in the Missouri Basin until this pay-out analysis was avail- 
able. The House, however, overruled the Appropriations Committee 
and reinstated the funds, and the language. However, it was the view 
that the Bureau or the Department should use their influence to get 
this report released. And in order to protect the agencies in appearing 
before the Appropriations Committee in the future, and also this 
committee, with respect to the feasibility of these projects from a 
financial standpoint, it was urged that the Department of the Interior 
use its influence to complete this analysis at as early a date as possible, 
so that there would not be these recurring questions with the appro- 
priations and legislative committees. And members of this committee 
have indicated they want to know more about the financial analysis 
and the power revenue pay-out on the Missouri Basin. 

You understand that a substantial amount of the irrigation cost will 
be repaid by power revenues from the entire Missouri River Basin 
power system. And therefore, although there is no power or very 
little in Nebraska, and none in Kansas, yet these irrigation projects 
down there share in overall net revenues from the power system. 

Mr. Dexuermer. Mr. Chairman, I might clarify that a little bit. 
We have been making a concerted effort to analyze the Missouri River 
Basin project and possible additions to it that we can foresee in the 
reasonably near future. And that analysis, while it is not completed 
nor approved at this time, and we are not ready yet to make it an official 
document, does very definitely show that there will be sufficient power 
revenues from the Missouri River Basin project to carry the cost that 
is not repaid by water users in this development of irrigation projects, 
including the Ainsworth and the Red Willow, and any others that are 
now authorized and foreseeable in the next 20 or 25 years without the 
necessity for raising the cost of power sold from those projects. am 
we do feel that the question that has been raised in premature; tha 
there are plenty of revenues available for supporting these additional 
projects. And this reanalysis of the Missouri River Basin project 
has been done in line with the agreement made between the various 
executive agencies of the Government concerned with water and power 
development, so that it will be consistent throughout the various 
agencies as to how we allocate costs and analyze the benefits, and so on. 








gp ana 


RED WILLOW DAM, NEBRASKA g 


Senator KucHe.. Are you able to make any comment on the basis 
of the Department’s knowledge and information on the rates in the 
area, Commissioner? 

Mr. Dexuetmer. Nothing further, Mr. Chairman, other than that 
the rates at which we now are marketing the power in the Missouri 
River Basin will be sufficient not only to pay back the power invest- 
ment with interest, but to assist in the repayment of the irrigation 
investment for all of the projects we are recommending and for a 
good many more in the future. 

Mr. Lineweaver. Does that mean the 5.5 mill rate will be main- 
tained? 

Mr. Dexnetmer. Without any change. 

Mr. Lineweaver. That was an interim rate, as you know. 

Mr. Dexuermer. Yes. It won’t be necessary, as we see it, to 
change that rate if our analysis is finally approved in the way we are 
presently working it out. 

Senator Kucuet. Senator Millikin, any questions? 

Senator Miniikin. No questions, thank you. 

Senator Kucuet. Unless there is anything further on the bill 
offered by the two Senators from Nebraska, the hearing on it will be 
closed, subject to the Chair’s earlier announcement that any state- 
ments which either or both of the Senators from Kansas desire to 
make will be received today or tomorrow. 

(Mr. Lineweaver subsequently advised the committee that Senators 
Schoeppel and Carlson of Kansas, had been advised of the pending 
bills and reports. Neither had any objection to the construction of 
Wilson Dam by the Corps of Engineers.) 

(Whereupon, at 10:44 a. m., the hearing was adjourned. ) 


Xx 











